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Contract No. TA~3034 
Auenéuent 


L, Tale dowument coustitutes Amendment No. 1 to Contract No. TA-3034 
between Westinghouse Electric Corporation and the United States of Ameritas. 


2. Parevant to the provisions of Clause 33, NEGOTIATED OVERHEAD RATES, 
im the General Provisions of the contract, it fs necessary to amend the 
contract ia certain particulars as follows: 


of the contract schedule, the following 
fidcareen (a) vie added teenth, the heading “NECOTIATED OVERHEAD RATES," 


(oe) Winsl Rates « the final overhead rates for use in computing 
sontraet costs ghall be as follows: 25X1A 


Manufacturing Adjustment Paetor 
Aa@justeent Factor 
G& A Rate 


3. All other terms, casditions and requirements of Contract No. TA~-3034 
yvemnsin unchanged. 


4, og mpc plg lre Ncaeegrgl po es och 
pol lp rg acceptance thereof Ny cmee se Oe ote oe 
eoples of ite seualenat: Return the fully etecuted original ami one copy 
ef this amendment to the umdersigied and retain the reminiag eopy fer your 
files 


* 


Very trolly yours, 


Contracting Officer 


DOSUNENT NO, 


AUTH: HR ie? 


DATE: na haviewaes_C04540 
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st mE] ~~, 


SS. 


Avoidance System 


Contract fors 


: Madi. Involces to: Performance Period: | 


c the Ogvernmant represen ted ty | the Gontasoting 0 officer" 
: poctring” Pg catrect, ‘and the sbove-nanet Contractor tor which is a 
| Coxperation incorporated ‘in the State of Penaylvania, hereinafter called 


the ee hereto biel cies Gociattceo ahaa neparen un emitted 
| rites ‘and pesforn all the services set forth in the 
oneal the consideration stated herein. 


The rights and obligatic of the parties to this contract shall be 
wahject to and gerard the attached Schedule and General Provisions 


whieh together eo page and the accompanying Certificate 
ears roan Cc bi deilinge * Bo the event of inconsistency 
between + eee. me. gnc ounl Provisions, the Schedule 


Be ia WEEREOF, the the perties hereto have executed this contract as 


; i 
Bs ; 


BELL ELAR LORE EE LTD | 


WESTINGHOUSE ELECTRIC CORPORATION TRE UNITED STATES OF AMERICA 


? 
TITLE Liv Gets, 


eth be 


ay 


DArE: ons oa: PEABAQ 
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AUTHORIZATION FOR REGIONAL MANAGERS TO SIGN PROPOSALS AND CONTRACTS 


Extracts from Minutes of a Meeting of the Board of Directors 
of Westinghouse Electric Corporation Held July 29, 1953 


“Resolved, that the duly appointed Managers of the Regional Offices and of the Government 
Office in Washington, D.C., of the Corporation, be and they hereby are authorized and empowered 
to sign proposals and enter into contracts for the sale of apparatus and supplies on behalf of the Cor- 
poration.” 


DULY APPOINTED REGIONAL MANAGERS 


The following named persons are the duly appointed Managers of the Regional Offices and the 
Government Office, Washington, D.C., of Westinghouse Electric Corporation. 


Atlanta 

Chicago 

New York 

Philadelphia 

Pittsburgh 

St. Louis 

San Francisco 

Washington, D. C. (Government Office) 


25X1 


25X1A 


I Vice President of Westinghouse Electric Corporation, do hereby certify that the 
foregoing statements are correct. 


Witness my hand and the seal of the said Corporation duly attested by its Assistant Secretary this 


A 


adeno nenenaseeausensecveccurenne 


2 5X1 A Vice President 


Assistant Secretary’ 


( 


FORM 11882q 
PRINTED IN U.S.A. 
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PART I CONTRACT WORK SOCKS HECH AHORA RES EHEHEHOT ESE SEET HEE 


PART IT PERIOD OF PERIMORMANCE AND DELIVERIES esscesesessess 
PART IIT ESTIMATED COST AND FIZED FEE .cccasccsccacevcsvnses 
PART TV -—so PAYMENTS cuccnccsccccvssesesseeeeseaaeseaeesssseees 
PaRT V ANTICIPATORY COST sccusaansecsenerceessceseneseetas 
PART YI SPECIAL SECURITY RESTRICTIONS. scseesseserccnevesses 
PART VII WAIVER OF REQUIREMENTS OF GENERAL PROVISIONS «scees 


www NA NB KN OF 
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wie oe it cle 


Contract No. TA 3034 


SCHEDULE 


PART 2 CONTRACT WORK 


The Contrator shall furnish the necessary personnel, materiale, 
supplies, facilities and services, except as otherwise provided herein, 
and do all things necessary to design, develope and test an 
avoidance system oonforming to the Contractor's proposal AAN=30342A, 
dated 22 Jemuary 1957, The contract work shall consist of three 
phases, a9 follova: 


F 1, The first will be a design phase in which all parameters 
will be revlewad. Reference will be made to the results of flight 
testa on another avoidance syaten pro, now being performed for 
the Government. This study phase result in detailed 
specification of the avoidance system equipment. 


2. The second phase will consist of the development and 
fabrication of a breadboard model of the equipment from approved 
specificlations and testing of the electrical designs by means of 
laboratory breadboard sat-ups of all portions of the circuitry. 


status of design and construction by means of block dlagrans, 
schematics and pertinent technical data as a result of caloulations 
and measurements; and a final report together with a set of 

ble drawings, sketches and change notices to which the 
flyable developmental model was constructed. Consideration will be 
given to the fact that ‘t is planned, subject to the results 
accomplished hereunder and negotiation and execution of a mitually 
acceptable amendment to thig contract, to include flight tests with 
the developmental model installed in « Government—turnished 
eireraft. Provisions for bailment of such airoraft together with 
other considerations will be included in the amendment. 


wa | = 
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The Contractor shell exact all reasonable efforts to complete the 
eontract. work in accordance with the fallowing time schedule: 


Phase 1 - Within one (1) month after receipt of executed 
contract. 


Phase 2 - Withia thirteen (13) months after receipt of approval 
by the Contracting Officer's representative of the detailed 
specifications developed under Phase 1. 


Phase 3 + Within thirteen (13) menthe after receipt of approval 
by the Contracting Officer's representative of the detailed specification 
developed under Phase 1. paler texpaner asia be performed | 
soncurtently to reduce the elapsed e pita(2) Past hs AUTER 


Delivery of the final report and drawings shall be made -apes- 
completion of Phase 3. ED Lie. 


Deliveries of completed items under this contract shall be made 
f. a. b. Contractor's plant, Baltimore, Ha. 


1, The estine et of ce of thin contract, exclusive 
of the fixned-fees, * eae Ea EE 25X1A 


29X1A 


| 2 ‘the fiwed-feo for qmmance of thie contract. 
25X1A 


Bi ee 


In accordance with the provisions of Cleuse 4 of the Generel Provisions 
of thie contract entitled *"ALLOWABIZ COSTS, FIXED FEB, AND PAYMENT," the 
Government shall pay the Contrncter, as full compensation ‘or the performance 
of this cont » the fixed few as apecified in PART III, above, end the 
Allowable Cost incurred hy ths Contractor in the performance of this contract 
and accepted by the Contracting Officer as chargeable in accordance with 


Regulations." It being understood and agreed, without limiting the generalty 
~ of the foregoing, that the following shall be considered as allowable items 
ee when : 


| Overhead Periode - The as contemplated by par 
rt septa the toot en hereof entitled ““evotiated 
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that the first period shall extend from commencement of 
performance under this Contract (Reference General Provision 
33 hereof) to 1 January 1958. 


(b) Bales ~ Provisional payment on account of all 
over ee made on the basis of billing rates acceptable 
to the Contracting Officer or his authorized xXepresentative 
pending establishment of final overhead rates in accordance 
with the clause of the General Provisions hereof entitled 
"Negotiated Overhead Rates", 


EARI TY = ANTICIPATORY COST 

All costs which have been incurred by the Contractor on or after 
21 Jenuary 1957, in anticipation of and prior to the signing of this 
contract, and which, if incurred after the signing of this contract 
would have been considered as items of Allowable Costs hereundar, will 
be accepted by the Contracting Officer as cost under this contract. ... 


The Contractor shall not reveal (1) the specific nature or any 
details of the work being performed hereunder or (14) any information 
whatsoever with respect to the department of the Government sponsoring 
this contract and the work thereunder except as the Contractor is directed 
to reveal such information by the Contracting Officer or by hie duly 
mathorized representative for security matters, and, notwithst: any 
clause or section of this contract to th contrary, the Contractor shal] 
not interpret any clause or section of this contract as requiring or 


permitting divulgence of such information to any pergon, public or private, 


or to any officer or department of the Government without the express 
consent of the Contracting Officer or his duly authorized representative 
for security matters. 


TART Vid = WATVER OF RECUTREMBNTS OF GENERAL PROVISIONS 


Notwithstandint the requirements of any of the General Provisions 


of this contract to the contrary, whensoever the Contractor, in performance 


of the work under this contract, shall find that the requirements of any 
of the clauses of the General Provisions are in conflict with security 
dnatructions issued to the Contractor by the Contracting Offiser or 

by his duly authorized representative for security matters, the Con~ 
tractor shall call the attention of the Contracting Officer to such 
conflict and the Contracting Officer or his duly authorized representa~ 
tive for security matters shall (4) modify or rescind such security re- 
quirements or (41) the Contracting Officer shall issue to the Contractor 
e waiver of compliance with the requirements of the General Provisions 
conflicting with guch security requirements, Any waiver of compliance 
with the General Provisions of this contract issued by the Contracting 
Officer shall be in writing, axcept that the approval. by the Contracting 


ee 
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Officer of any subcontract lasued hereunder by the Contractor shall be 
deemed to constitute approval of waiver of any clauses of the Censral 
Provisions in conflict with the stipulations of such subcontract. 


~hiow 
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